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E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: WEEKLY ACTIVITY REPORT FOR TSO HABENICHT (FEB 8-14) 

1 . PERIMETER ALARM SYSTEM: DETAILED PLANS WERE PROVIDED 
TO THE FBO PROJECT SUPERVISOR AFTER SOME REVISIONS TO 
ORIGINAL DESIGN. PREPARED CABLE TO ALERT DEPARTMENT TO NEED 
FOR CONDUIT AROUND COMPOUND PERIMETER AND FOR MOUNTING 
POLES FOR ALARM SYSTEM. 

2. EXTERIOR CCTV SYSTEMS: CONTINUE TO WORK ON DESIGN OF 
THESE SYSTEMS TO PROVIDE MAXIMUM COMPOUND COVERAGE. WHILE 
EXACT LOCATIONS OF CAMERAS AND CONDUIT HAVE NOT BEEN 
DETERMINED, HAVE DEVELOPED PRELIMINARY PLAN WHICH WILL BE 
FIRMED UP NEXT WEEK. 

3. EQUIPMENT MONITORING POST: HELD DISCUSSIONS WITH RSO 
ON DESIGN OF THIS SPACE PARTICULARLY CONSOLE TO HOLD ALL 
EQUIPMENT. ALSO DISCUSSED BEST SOLUTION TO RAPID 
COMMUNICATION BETWEEN ALL MARINE POSTS. 

4. TSO/SEABEE WORK AREAS: DISCUSSED WITH RSO BEST 
UTILIZATION OF AVAILABLE SPACE. WILL COMPLETE PLANNING 
AFTER COMPLETION OF EQUIPMENT SURVEYS. 

5. ACR SURVEYS: LIMITED TIME AVAILABLE TO WORK ON 

THIS PROJECT BUT SOME PRELIMINARY PLANNING CONDUCTED. 
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